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UNCLASSIFIED 

PAGE 01 ABIDJA 02698 211220Z 
ACTION AID-31 

INFO OCT-01 AF-10 ISO-OO /042 W 

070512 211504Z/46 

R 210901Z MAR 78 
FM AMEMBASSY ABIDJAN 
TO SECSTATE WASHDC 7918 
INFO AMEMBASSY COTONOU 

UNCLAS ABIDJAN 2698 


Message Text 


E.O. 11652: N/A 

SUB J : PARAKOU-MALANVILLE ROAD (625-W-002/8) 

REF: (A) ABIDJAN 2502 (B) STATE 063241 (C) STATE 061478 

1 . REF A PROVIDES REDSO/WA APPROVAL FOR FINANCING OF 
ADDITIONAL WORK UNDER GPRB CONTRACT WITH MORRISON-KNUDSEN 
(M-K) UP TO LEVEL $6,648,178.74 AND CFA 1,121.104,041. 

PER REFS A AND B, L/COMM INCREASED TO $6,714,662 TO COVER 
THE DOLLAR COST OF THE CONTRACT PLUS BANKING CHARGES. 


2. GPRB NOW ABLE TOPROCESS APPROPRIATE M-K INVOICES FOR 
DOLLAR PAYMENT UNDER L/COMM ND PROCESS DIRECT LOCAL 
CURRENCY PAYMENTS WHICH CAN BE REIMBURSED UNDER REDSO/WA 
DRA. 


3. REVIEW AMOUNTS CONTAINED REF C. PARA 2 INDICATES M-K 
LETTER OF CREDIT (L/C) HAS NOT BEEN INCREASED ABOVE 
ORIGINAL CONTRACT DOLLAR AMOUNT $6,343,291. REF A ALSO 
ADVISES GPRB THAT L/C CAN NOW BE INCREASED TO COVER THE 
INCREASED DOLLAR COST. IF ORIGINAL L/C CANNOT BE 
UTILIZED FOR INCREASES. THIS MATTER APPROPRIATELY 
SHOULD BE RESOVED BETWEEN M-K AND GPRB. 

STEARNS 

UNCLASSIFIED 


NNN 


Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 



Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 


Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 jan 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: LOANS, HIGHWAYS 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 21 mar 1978 

Decaption Date: 01 jan 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 jan 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1978ABIDJA02698 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D7801 24-0494 
Format: TEL 
From: ABIDJAN 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1978/newtext/t19780345/aaaablou.tel 

Line Count: 46 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 
Message ID: d5e460c3-c288-dd1 1-92da-001cc4696bcc 
Office: ACTION AID 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 

Reference: 78 ABIDJAN 2502, 78 STATE 63241 , 78 STATE 61478 

Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 29 mar 2005 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: N/A 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 3262701 
Secure: OPEN 
Status: NATIVE 

Subject: PARAKOU-MALANVILLE ROAD (625-W-002/8) 

TAGS: ELTN, EFIN, IV 
To: STATE 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/d5e460c3-c288-dd1 1-92da-001cc4696bcc 
Review Markings: 

Sheryl P. Walter 
Declassified/Released 
US Department of State 
EO Systematic Review 
20 Mar 2014 

Markings: Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 


Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 



